UNIT  CONSTRUCTION  COSTS
1 f>()7
8700.—Boiler and Blacksmith Shop
NUMBER      NAME OP ACCOUNT
8701         Excavation............
8702         Foundation...........
8703         Steel structure.........
. 1     Doors,     -windows    arid
frames..............
. 11   Concrete silla..........
.2     Tile walls.............
.21   Unloading tile.........
.22   Coping...............
.30   Koof.................
8703.31   Ventilators............
.40   Dirt floor.............
. 50   Benches..............
.60   Painting;..............
8704         Crano................
8705         Tools.................
8706         Shafting,  pulleys,  belt-
ing.................
8707         Motor................
8708         Lighting..............
LABOR       MATERIAL     TOTAL
QUANTITY
$1,142.07        $44.81       $1,180.88    1,458 c.u. yd. 410.57        584.49         1,001.00    78,7  cu. yd. .................          2,913.90    32.72tonn
093.02
119.80
477.95
18.89
112.17
280.52
10.01
59,73
87.83
92.53
119.00
798.51
105.59
23.22 23.41
2,450.28
50.87
012.02
2.72
S2S.24
201.50
1.25
49.43
00.73
438.41
7,859.30
301.10 347.54
44.50
3,149.30    2,581 nq. Ft. opening 170.07    251.5 lin. ft. 2,297 cu. ft. 00.70 Imw 290 lin. ft.
00.40 HqillU't'H
3 vmttH
1,090.57 18.80
1 14..SO 1,114.70
277.51 00.08............
137.20     .....___...
153.20    1,574 H<I. yd.
558,01     1 OTJUUI 8,055.87............
41)0.75    5 1 lin. ft. 370.70    20 h.p, 07. !H     17 drops*
Total cost—Boiler and blacksmith eh op........     $21,440.23
8714.—Machine and Carpenter Shop
TOTAL
UNIT
( *OHT
$0.81
12.71 80 , 00
1.22 0.08 0,48 0 . 27 0.40 10.77 92,50
0. 10
5f»H , 0 1
7, OH 18,54 4,00
NUMBER      NAMK OP ACCOUNT
8715        Excavation............
8710         Foundation...........
8717          Steel 8truetu.ro.........
. 1     Doors,    windows    and
frames.............
. 11   Concrete sills..........
.2    Tilo walls.............
.21   Unloading til«.........
.22   Wall coping...........
.80   Roof.................
.31   Ventilators............
.40   Floor.................
. 50   Benches..............
,60   Painting..............
8718         Crane................
8710        Tools.................
8720         Shafting,   pulleys   and
baiting.............
8721          Motor................
8722         Lighting..............
LAHOU       MATKKXAL
$1,015.83 792. 05
$325.28 584 . 00
023.01 111.05 531.45
42.00 121.07 297.85
11.10 209.80 130.00 118.00
25.10 444.07
2,992.10
67.70
571,28
2.00
23.70
053,04
248.24
593.30
35.00
87.40
5(14,30
8,053.13
280 . 20 1 ,513 , 3(1 18,34 477,07 55.84 135.01
TOT AK*	QUANTITY	UNIT
		< 'OUT
$1,941,11	1,70ft tut. yd.	$1 , 10
1,370.11	105,5 «u. yd.	13.04
3,431.42	38,23 tmtM	HO , 70
3,915,77	3,037 n«|. ft,. <»i«'Mi	iK        1 . 20
170 , 35	205,3 li«' ft.	OJIt
1,102.73	2,307 «u> ft,	0,411
44.00	58 , HO tmitt	0.75
145.37	320 lin. ft.	0,45
1,250,80	77.21 iquiiri*	in.ao
250 , 40	*'$ vtnitilnttint	Nil. 45
HOI*. 10	4,iao n»t. ft..	0,21
105,00		
205.40	l»OHO mi. yd,	0. 10
581). 55		
0,307.20		
l,H02.fl5	Ift2 lit*, ft.	it , HO
400.31	40 h.i>.	12.40
100.85	20 drop*)	11.54
Total cost—MacMno and carjwntar shop.
*27,a50.27
8800.— Ganaral Office
NUMBER     NAMB OF ACCOUNT          LABOR     MATBRXAX*        TOTAL 8804        Furniture and fixture!...........   $1,304,95       $1,304.05
QUANTITT
UNIT ("OUT i        0.10
